DECLARATORY 

Improvement  Res.  No.  io^7-t 

[.■  !S==SSSS==  ',T*s=ssB=sas^  | 

For  the  Opening  of  the  east  25'  of 
Gay  Street  from  the  north  property  line 
of  Lot  No.  1,  Popular  Addition  to  the 
south  property  line  of  Lot  No.  3 
Popular  Addition. 


Resolution  Adopted: 


Confirmed: 


April  28.  1961 


Bids  Received: 


Contract  Awarded: 

i 


Contract  and  Bond: 


Contractor: 


May  2$,  1961 


Reported  Completed: 


Assessment  Roll  Confirmed: 


DECLARATORY  RESOLUTION  NO*  1057-1961 


For  the  Opening  of  the  east  twenty-five  ( 25)  feet 
of  Gay  Street  from  the  north  property  line  of  Lot 
No*  1,  Popular  Addition  to  the  south  property  line 
of  Lot  No.  3,  Popular  Addition. 


PLANS  ORDERED:  Feb.  23,  1961 

ADOPTED:  April  28,  1961 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  May  3 & 10,  1961 
Notices  mailed  May  9,  1961 


HEARING  ON  CONFIRMATION: 
CONFIRMED: 

ASSESSMENT  ROLL  ORDERED: 

ASSESSMENT  ROLL  APPROVED: 

HEARING  ON  CONFIRMATION 
OF  ASSESSMENT  ROLL:  Thurs. 

NOTICE  SERVED: 


Thurs.,  May  25,  196l,  3*30  p. 
May  25,  1961 

Kay  25,  1961 

July  13,  1961,  3*30  p.m, 
Jnner  30,  1961 


ASSESSMENT  ROLL  CONFIRMED* 


JvOy  13,  1961 


t 

DEC 


CLARATORY  RESOLUTION  No. 


10#7 


19  6 1 


For  the  -Vacation  - Opening  — Condemnation,  of  right  at  way,  for  utility,  purposes.  _2JL_^e  ‘ 5 f: 

twenty-five  (25)  feet  of  Gay  Street  from  the  north  property  line  of  Lot  No.  1, 

Popular  Addition  to  thi  south  property  line  of  Lot  No.  3,  Popular  Addit i on.  . 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 
necessary  to  °Pen  the  east  twenty-five  (25)  feet  of  Gay  Street  across  the  west 
25  feet  of  Lots  1 and  3,  Popular  Addition. 


All  as  shown  by  a plan  of  such  proposed  •Vacation.-.  Opening  — Condemn  a tion--ol  right  of  way  for  utility. 
purposes  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana  The  opening  of  said  street  as  above  described  is  to  be  made  by 
condemning  and  appropriat ing  for  street  purposes  the  property  described  above. 

The  cost  of  said  -Vacation  - Opening -.  Condemnation  of  right-of-way  for  -utility  purposes-  shall  be  as- 
sessed against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  b 

nation  of  right  of  way  for  utility  purposes  is  described  as  follows:  _ 

Said  Addition  inclusive  to  the  City  of  Fort  Wayne, 


loTs”  fT^TPo^fS6  Adciiffioru 
Indiana 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof. 


■ 5Cha  ^aratinn  pf  the  above  described shall  be  subject  to  an  easement  for  the  use  nf  thp- 

City  of  Fort  Wayne,  Indiana,  ana  otl'ltji  uulilii  tin"  rnnsL ui'llon  and  maintenance  of  sewers, 

■water  mains,  gU9  Ifl&ms,  electric  pole  lines  and  conduits,  telephone  and  teiegrapn  jMHe  lines  and  conduits. 


All  Streets,  lots  and  lands  affected  by  the  above  described  opening  are  situated in the 

southeast  quarter  of  section  twenty-four,  Township  30  North,  Range  12  East 
and  lie  wholly  within  the  corporate  limits  of  the  City  of  Fort  Wayne,  Indiana. 


r-  l TO  BE  OPENED  FOR  STREET  PURPOSES 


1057 


r 


m 

PETITION 


Fort  Wayne,  Ind.,. 


mu 

FEB  21  1961 

GTETV 


To  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne: 

Gentlemen : 

# u > 

The  undersigned,  owners  of  real 

estate  on — , — from 


to , 

respectfully  petition  for  the  passage  of  a resolution  providing  for  the  condemnation  of  right  of  way 
for  street  purposes  e¥*$he  west  twenty-five  (25)  feet  of  Lots  1 and  3, 
Popular  Addition,  to  be  known  as  Gay  Street. 


NAME 


ADDRESS 


TWa' Q-TTUd. 


'S'Yczj  ^/u 


PETITIONER 


* 


Office  of 

Board  of  Public  Works 


U2-311-6 

Date Feb.  2 3,  1961 


Fort  Wayne  2.  Indiana 


4 


B.  0.  17-' 61 


To City  Engineer 

Subject  Condemnation  - Gay  Street 


Received  petition  for  the  condemnation  of  a right  of  way  for  street  purposes  over 
the  west  twenty- five  (25)  feet  of  Lots  1 and  3,  Popular  Addition,  to  be  known  as 
Gay  Street. 

Prepare  an  opinion,  after  conferring  with  all  Governmental  Agencies  and  Utilities. 


April  26,  1961 

Declaratory  resolution,  drawing  and  property  ownership  list  completed  and 
attached. 

This  proposal  has  our  recommendation  as  it  will  provide  a fifty  (50)  right- 
of-way  which  is  the  minimum  requirement  for  residential  streets. 


Paul  F.  Roembke 
John  D.  Lombard 
Berkeley  Ward 


BOARD  OF  PUBLIC  WORKS 


□ J.  D.  L. 

- 

□ B.  W, 


ic 

attach  copy  of  Petition 
cc:  Mayor  Burns 


Signed 


Reply!  10  57 


DEB/is 

attachs. 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


To 

Subject. 


B.  0.  17-'6l  Date May  29,  1961 

City  Engineer 

Dec.  Rps.  l\To.  10^7-1.961 Opening  of  Bay  Street 


Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00. 


Paul  F.  Roembke 
John  D.  Lombard 

Berkeley  Ward 

BOARD  OF  PUBLIC  WORKS 

ic 

attach  Res.  & P.  0.  List 
cc:  Mayor  Bums 


Signed 

Reply: 


June  19,  1961 

NOTED 

Assessment  roll  of  benefits  and  damages  completed  and  attached.  _ ^ 

q P.F.R. 

□ JD-L- 


Signed. 


SENDER.  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


dtig  of  (Sjort 


Office  Of 

City  Plan  Commission 


FORT  WAYNE  2,  INDIANA 


April  14,  1961 


Mr.  Donald  E.  Bodeker 
Office  Engineer 
City  Engineers  Office 
425  South  Calhoun  Street 
Fort  Wayne,  Indiana 

Dear  Don: 

We  have  reviewed  the  proposed  opening  of  the  east  25  feet  of 
Gay  Street  from  the  north  property  line  of  Lot  1 in  Popular 
Addition  to  the  south  property  line  of  Lot  3 in  Popular  Addi- 
tion and  have  the  following  remarks. 

It  is  our  recommendation  that  this  portion  of  Gay  Street  be 
opened  since  the  street  is  a residential  street  and  at  50  feet 
would  meet  the  minimum  requirements  of  the  Subdivision  Ordi- 
nance . 


Sincerely , 


CITY  PLAN  COMMISSION 


Planning  Di^eqtor 


10  57 


WJJrmo 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, A' "r.... 


1057 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

t'se  l&murjr  i<j5  v0i 

providing  for  the  Ojwni'-fi  of  the  eaet  fit  of  Street  fro«  the  north 

property  af  lot  Wo.  1#  Powil&r  Addition  to  the  s n*th  prmerty  lin*  of  Lot  Vo.  3, 

Popular  Addition. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  he  seen  in  the  office  of  the  Board 
of  Public  Works. 

' Thuxa&ar*  as#  1961  tt  3:30 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


Improvement  Resolution  No/^O7  -l^aLFor  TTie  O F’EfO  I Ofa  Of  Thci  Ea.t  - F'iue  Czs)  fee-  Ck  (Ta-g  St zeiejt 

kBQM-JTtijE_Mo'grH  T^opgy.rv  Lime.  CV  Lot  Dgl_.l  , A'pTyi-A'e-  Ap-bn-iou  ~To  The  Oopth  T^r.T>Ffiw  Ljhb=  C%  I n- r t,  !&■  3 

"ss>”  '''fer-ui-A-g-  A\~dt>  inok' 


• 

OWNER’S  NAME 

ADDRESS 

R.  P.  0. 

NUMBER  OP 

i r-Mp-csiTiOfCj 

DESCRIPTION 

LOT 

BLOCK 

0.  L. 

1 

F'izit  rr  o:  i^au  ikjc=>s  f Lcao  Ass'kx 

7 l “3  Gsi~c(:  Se- _ 

I -u 

i.  uai 

V ot  j L At  Add 

2 

5"  Ch 

1 - u 

. lOZ'C 

f S.  3 

3 

4 

UJti_soio,  Liucoi^ki  A . f TOot-c-v  L 

542.1  S§aL«J|I)i. 

3 -£ 

*£• 

ic?o' 

" 

5 

6 

7 

8 

• 

10 

11 

12 

13 

14 

16 

16 

17 

18 

19 

20 

21 

22 

23 

• 

W 25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 

46 

47 

48 

49 

60 

61 

53 

64 

55 

56 

67 

58 

69 

GO 

61 

bj 

/°  a,  7 

64 

65 

TOTAL 

4-S8-0I 

i 

'3 


